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(2) Funds apy OE atee pursuant to this ithe 
mav e 

for oa item for which Congress has specifically denied 
unds 


SEC. 3122." LIMITS ON GENERAL PLANT PROJECTS. 


(1) IN GENERAL The Secretary of Energy may carry 
out anv 
construction vroiect under the aqeneral plant proiects authorized 
bv this title if the total eeumatee cost of the construction project 
does not exceed $2.000.0 
(2) . REPORT” TO CONGRESSZIf, at any time during the 
construc- 
tion of anv aeneral vlant vroiect. authorized bv this title. the esti- 
mated cost of the vroiect is revised because of unforeseen cost 
variations and the revised cost. of the nroiect. exceeds $2.000.000. 
the Secretarv shall immediatelv furnish a complete revort to the 
conaressional defense committees explaining the reasons for the 
cost variation. 
(3) REPORT ON PERMANENT AUTHORIZATION OF 
APPROPRIATIONS 
FOR GENERAT. PLANT PROTECTSIMn01) Not later than Februarv 1. 
1997. the Secretarv of Enerav shall submit to the conaressional 
defense committees a report on the desirability of a permanent 
enone non of appropriations for the defense general 
plan 
protests and civilian general plant projects of the Department of 
ner 
a (2) If the Secretarv determines for purvoses of the 
revort. under 
paraorabvh (1) that a permanent authorization of 
apvrovriations 
is desirable. the renort. shall include— | 
(4) recommendations for legislation to provide 
for a nerma- 
nent authorizatio& of appvrovriations. includina a formula for 
adiustina for inflation the amount authorized to be anvronriated 
for the projects to be covered by such authorization of appropria- 
tions; and 
(5) a description of the actions to be 
undertaken bv the 
Secretarv to control costs with respect to such vroiects. includ- 
ing any actions that may depend on the size, nature, or scope 
of the project concerned. 


SEC. 3123. LIMITS ON CONSTRUCTION PROJECTS. 


(a) IN GENERALJZ1) YExcevt as ovrovided in 
paraarabh (2). 
construction on a construction pvroiect mav not be 
started or addi- 
tional obligations incurred in connection with the 
proiect above 
the total estimated cost. whenever the current 
estimated cost. oO 
the construction pvroiect. which is authorized bv 
section 101 3102. 
or 3103. or which is in sunnort of national Sec uriy 
proarams 
the Denartment. of Enerav and was authorized he 
anv previous 
Act, exceeds bv more than 25 vercent the hiaher of— 

(6) the amount authorized for the vroiect: or 

7 the amount of the total estimated cost for 
the proiect 

as shown in the most recent budget justification data submitted 

to Congress. 

(2) An action described in paragraph (1) may be 
taken if= 

(8) the Secretary of Energy has submitted t6 

the congres- 


sional defense committees a report on the actions and the 
fa uristanees making such action necessarv: and 
9) a perio Pot 30 days hee elapsed affler the 
date on 
which the report is received bv the committees. 
(3) 1 i a computation of the 30-day period under 
ara 
252% one hail be excluded any day on which 
either House of 
Conaress is not in session because of an 
adiournment of more 
than 3 days to a day certain. 


